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OPERATIONS PLAN 15=40 
CHARTS AND REPERENOKS 

USAF JN Charts as required (1:2,000/000) 
TASK ORGANIZATION 

25X1 A Task Force Elemant/NRSP (IV) 


A requirement exists for depleting a Task Force 

to a pre-seleet2^£ P^'sonnel, U~2 aircraft and equipment of WHSP(IV) 
w a pre selected Staging Bass, for a designated period to aecomnii^h 

Force 2m tS °21 lllBd in Head 9tarters Operations Order 1>40, This Task 
Force will provide support to launch the mission outlined in the fasm#. 

pSoSdsd^Tr^e^sSS 3 ** Sf 3 liEdted amo ' ant of equipment which will fee 
provided by the Staging Base as outlined in this directive . 

a e Enemy Forces: Omitted 

b. Friendly Forces: 

(1) Headquarters CHALICE will: 

„ _ . _ ^ a ) Provide transportation from Edwards AFB to the 

Base and return via Headquarters C°54 aircraft. ^ Stglg 

(b) Arrange thru Headquarters Air Force for backup airlift 0 

(c) Provide weather support as required. 

-s. additional personnel to support this ©Deration 

as requested by Commander "KICKOFF” . 8 °P® ra tlon 

(©) Plan, direct and control the mission, 
the staging bS. “ d COntral ferry “ iosion M>!aKl3 tfB ^ 


(g) Direct WRSP(IV) inf 
Detachment to the Staging Base. 1 


to deploy "KICKOFF" 


departures, BTA'e *' 8trte ' re baSM adTised <* 
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(i) Provide MRS? (IV) with a canned 
for this operation 


oessage 


(„j) Arrange for transport of "take" from Edwards APB to 
point designated in Headquarters Operation Order 


operation. 


(k) Provide WRSP (XV) with a cover story for this 


(1) Direct return of staging party to Edwards APB at 
conclusion of operation. 

(2) Headquarters USAF wills 

(a) Provide for necessary backup transportation from 
Edwards AFB to the Staging Base and return, 

(b) Coordinate with support Command Headquarters for use 
of necessary facilities and support at the Staging Base. 

(3) Weather Recon Sq Provisional (IV) will: 

(a) Deploy the primary mission aircraft and support 
aircraft according to the schedule established and outlined in 
Appendix 1, Annex A. 

(b) Provide Headquarters with cargo* weight and number 
of personnel deploying on this operation, 

(e) Provide Headquarters with take off and landing times 
of support aircraft from Edwards AFB. 

(d) Deploy slippered unpainted aircraft configured with 
the B camera and tracker; aircraft markings will be specified in the 
cover story. 


(e) Send 

25X1 A the Staging Base. 


on the ferry mission to 


(f) Assure that necessary overwater Personal Equipment 
is provided for the primary mission. 

(g) Maintain backup aircraft capability with an assigned 
pilot at the Home Station. 

(h) Plan foray mission route to the Staging Base and 
return. Forward the route to Headquarters for eoncurranee. 
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(i) Launch the missi on aircraft on the ferry to the 

Staging Base only upon receipt of | [ from Headquarters. 

(5) Upon receipt of a asperate alert message communication 
coverage will be provided at WRSP (IV), on a twenty»four hour basis until 
completion of "KICKOFF". 

(k) Provide sufficient Special Equipment personnel at the 
Staging Base to meet any situation that may arise with their equipment. 

(4) Task Force Detachment will: 

(a) Contact Staging Base support Liaison Officer on 
arrival at the Staging Base and arrange for necessary support. 

(b) Provide Headquarters with departure, ETA 3 a and arrival 
times of support and mission aircraft. 

(e) Launch ferry mission from Stagining Base to heme 
station at the discretion of the Task Force Commander. 

2. MISSION . The mission of the Task Forcs/V/ESP (IV) will be to deploy 


from Edwards AFB to a designated Stagining Ease and furnish su pport 
required, to launch one sortie as outlined in the | [ The 

"Quick Move" concept will be employed which will provide only suffi- 
cient time to deploy to the Staging Base, prepare and launch the 
mission aircraft, recover, and relaunch the mission aircraft back to 
the home station. 


25X1 A 


25X1 A 


a. Operations: Will prepare flight plans for the ferry flight and 
the primary mission and brief the pilots prior to departure from Edwards 

AFB. Briefings will be recorded and for^mrded to Headquarters. The 
ferry route to the Staging Base will be planned by the WRSP (XV) PXi^t 
Planning Section and the primary m ission will be prepared from informa- 
tion provided by the | ~| Personnel will be provided as out- 

lined in the Logistics Annex. 

b. Materiel: Will prepare a primary and spare aircraft, pre- 
loaded with the B configuration and tracker. This section will be 
responsible for assembling all mobility and support equipment required 
to accomplish the mission to include on-loading of the support aircraft 
upon arrival. Personnel will be provided as outlined in the Logistics 
Annex. 
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SOP Number 23. 

d. Communications between the Staging Base and Headquarters will 
be via long distance telephone. 

5. ADMINISTRATIVE AND LOGISTICAL HATTERS 


a. Logistical matters will be the responsibility of the K KICKOFF M 
Commander. Personnel desigpiated by the Commander will perform specific 
functions as outlined. 



a. Command Posts: 

(1) Headquarters, Project CHALICE, Washington, D.C. 
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( 2 ) 

(3) 

Headquarters 


Headquarters ''KICKOFF”, Edwards AFB, California. 

Sub-Headquarters "KICKOFF” , Staging Base mentioned in 
Operation Order 15=40. 


b. Commands The Task Force Commander will exercise command over 
all personnel of the Task Force. The redeployment sortie from the 
staging Base will be executed at the discretion of the Task Force 
Commander. “ 


c • Communieaii ons s 

. f}' J Ccsmmuaications between the Staging Base and Headquarters 
will be via long distance telephone. 

(2) Communications procedures between Headquarters and WRSP (IV) 
win be normal. * 
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DISTRIBUTION: 

2. - Project Hdqts 
1 - Cemdr WRSP (IV) 
t • Ops WRSP (IV) 

1 • Materiel WRSP(IV) 

1 • Fli^it Plan WRSP(IV) 
1 - Pers Equip WRSP(IV) 

X « So cur WRSP(IV) 

1 - LAC Supv WRSP(XV) 

1 - Spec Equip WRSP(IV) 
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b. Two ferry pilot consisting of a primary and aa alternate will 
participate together in the sequence of events, including brief lng 9 
pre’oreathiagj etc. until the ferry flight is launched e 

c. After departure of the ferry flight, the two pilots remaining 
at Edwards AFB will remain on standby alert in the great ferrying of 
the backup aircraft becomes necessary. 

d. Plight Altitude will be at optimum cruise flight level, The 
ferry pilot for the recovery flight will start prebreathing no later 
than on© (1) hour prior t© the ETA of the mission aircraft. 

e. U=2 aircraft ferry configurations 

(1) Take off fuels 785 gallons. 

(2) Minimum fuel reserve: 100 pilous at start ©f penetration, 

(3) Special Equipment: ”B !I and Tracker 

f. No special aircraft radio channelisation will be required. 

g. Aircraft will launch from Edwards AFB on a standard aircraft 
clearance DD Form 175® Altitude will be filed fl Above 45 3 000 feet". 

h. Standard emergency procedures will apply. 

i. Emergency bases; as briefed 

j. Special instructions: 

(1) For both deployment and recovery flights, heaters and 
blowers will be ©a at take off and off at landing. 

(2) Cameras will not be cycled during ferry flights. 

(3) Ferry pilots will be briefed 2:45 hours prior to scheduled 
departure. 


(4) A maintenance debriefing will be conducted: landing plus 
thirty (30) minutes. 

(5) la the event of an saergency landing on the recovery flight, 
the ferry pilot wills (VJRSP (X?) Opserations Order Number IX) 

(a) Insure maximum security of aircraft and equipment. 
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iae Ms® Vnr +«T > 2r* 8tofcl£ ^ the " KIGK0FF ” Detachment Commander at tho Star- 
ing Ms© fcgr telephone as soon as possible. s 

3- Pgflmr mission. 


proC9durQS ^ b ® as outlined in 


'^sasrs.M rMrsArri assr* brt<rfii,ss * 

3! “oX^ofthT&r - ■"-*“« 

Bass pri^t/takf Sf 1 * 13 ”* thE Ptl ° b at tha Sta S^ 

Base *”* P F 0t ^r 1 be “a” 1 ***** at tha Staging 

ii **> wssp Pollor *•** 

d e Mission aircraft configuration: 

(1) Take off fuels 1535 gallons. 

(2) Minimum fuel reserve: 100 gallons #«««» 4 .t,« 

v Staging Base) gallons over the high eea© 


(3) Special Equipment: "B" and Tracker 


«U 1 %, SS? 0mptttei CelS3tial for speed curs. ^ 

s vasssa STrasaMrasr” “ 


-s-scs srsssrssz 

« inVssjrs g cS’SiSS." » —— — 

..f* Mobil© control duties will be accomplished bv da-sloT™* 

Pilot. Procedures be in accordance with WRSP (IF) OpcStiLs SOT # 3 , 


ra # /f^r/A— 

Gojw -2- of /O'^pTaw 
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3 . Special Instructions: 

(1) Camera heaters i sdll be turned cm at takeoff and off at 

landing. 

(2) Normal camera operating procedures will apply. Cycle at 
least every fifteen (15) minutes. 

( 3 ) Hatch covers will be jettisoned on the rumssy prior to 
take off. It is imperative that a visual inspection be made to insure 
all hatch covers are removed* 

4 . TASK. FORCE OPERATIONS EQUIPMENT. Operations staging kit, to include 
all necessary maps, logs, intelligence data, E & B currency, references 
and supplies, will be deployed. For a list of equipment to be deployed, 
see Appendis 2, Annex M B B „ ' ' 
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Appendix 1 (Operations) to Annex A s Operations Plan 15=40 


Planed 1000Z departure of miasdon aircraft 
xrom -staging Bass on primary mission » 


c-% 

Dep 

Edwards APB 

H -22:00 hours 

C-54 

Arr 

Staging Base 

H =>16:00 hours 

U«2 

Dep 

Edwards APB 

H « 7*00 hours 

U -2 

An? 

Staging Base 

H - 4*00 hours 

U~2 

Dep 

Staging Base 

H — HOURS hours 

U-2 

Arr 

Staging Base 

H « plus 9*30 Hours 

U-2 

Dep 

Staging Base 

H - plus 11:00 hours 

U-2 

Ar? 

Edwards APB 

H - plus 14:30 hours 

C-54 

Dep 

Staging Base 

H ~ plus 15:30 hours 

C-54 

Arr 

Edwards APB 

H - plus 21:30 hours 
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Anns* ,! B 18 Operations Plan 15-60 


LOGISTICS 


GENERAL 


a 0 Supplies and equipment to be deployed will be the minimum 
necessary to support one long range mission and one ferrying mission c 
Maximum suppwti of aircraft spares and ©quipaenfc -411 be provided h& 
the Staging Bass 0 # 

The concept ©f maintenance provides for no major disassembly 
or repair oi aircraft or equipment during th® period of operation 0 
Time allowable will provide at most for refueling, installing ©quip- 
ment 5 and pre-fltghting the aircraft, 6 4 F 

2 . SUPPLY « 



Support equljmanfc t© be deployed and t© be urcjvidpd ter th® 
! is ^d Appendices 1 thru 6, this pp^SSSftJL, 


Appendix 1 
Appendix 2 
Appendix 3 
Appendix 4 


Appendix 5 
Appendix 6 


Maintenance Equipment 
Speeial Equipment 
Tracker Equipment 
Operations Equipment 
Personal Equipment 


TS # 'Jdrs~£-J3~ 
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4 ; maintenance 

a. All maintenance will be conducted from the C-54 ai reraf 5 - 
Hangar space is not available, 

ba An air conditioned^ portable dark room trill be rsrovidiari fn*. *h,a 
assembly and checkout of special equipment. Folded for the 

c. Special instructions for Tracker and Special Equpment Sections: 

(. 1 ) Prior to departure fma home base and enrotxte to Staging Bases 

, ... . ^ k®®** B configuration with 6000 foot roll and install 

in both primary and alternate aircraft. install 



. ' , . Thoroughly praf light B configuration «7id tracker 

pnor to departure from home base. CKe3p 

the ferry flight. ^ aovers on ^smer&u and leave them on for 

Base. ^ Wo c y° 1 ing will be don® between ham base and S taging 

to landing. ^ Camera heaters aid blowers will be ©a from take-off 

(2) At Staging Base (prior to mission): 

Insure no “ d ’***' * Ca “ ra p!rt ^ ssea ‘ 

(hj Insure outside port glasses are clean, 
take-off e ^ R9mOTe eamera glass covers immediately prior to 

Spare B configuration plus film will be airlifted to 
Staging Base by support aircraft. afca 60 

W: (3> “ SteSin8 Ba3e (prior to •“O *»*W imy mission to hone 


TS # /.OV/ST 

c °p^jl®€2lc©p^ 
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Approved For Release 2002/06/2?:XIA^Rt5R8%B00569R000400090031-8 


Approved For Release 


25X1 A 




6&St'£lA-RDP89B00569R000400090031-8 


( a ) any film is remaining, cycle cameras several tiaass 
to insure last photos are protected by several layers of £12®, 

(b) Replace camera port covers upon landing from mission 
and leave on for return flight to home base. 

(c) Camera heaters and blowers will b@ mi frm Staging 

3&S© to u03U8 DSIS^ # 

(4) At horns base (upon return of ferry £Xi^it)s 

, f. c f 5a ^‘® U5fa ^i an be o£f=0L©adad and transports' 

by Headquarters C®54 to . the processing laborsory along with the c&saya, 

JLOgS d 

(b) tracker film will be processed at he®s base,. The 


report will be flipped t© Headquarters 


original film, and 
on the C*»54o 

d 0 Special instructions for Maintenance Sections 

5V D ^ oni '^ J ’ will ba Installed but not connected for tlio 

I 333 ® t0 Staging Base. It will bo connected and 
fmB th « Staging Base for the mission 
flight and will be disconnected upon landing. It will remain dis- 
connected for c.he return foray flight to hose base,. 

^ P ^ iS °L^> sm * e that ^ ^ocummts, placards . 
inspection tags, ©.. any ooher identifying iiasaa which may scaipremiss the 
mission are removed from the aircraft and the installed ^istass*. 

^^ired Operafcions SOP #23 will be submitted to the 
Seem Ity Officer at least one hour and -thirty aiaufces prior to take-off 0 

5. tramsretatiow > 

8.0 Air 

4 _o, ? ^ act Headquarters vdll provide one G-54 support 

aircrew u for the movement of personnel, supplies and equipment to 
the Staging Base* (Se© Appendix 1, Annex A for time schedule) e 

(2) A back-up C**54 will be provided by Headquarters USAF 0 

Staging Base will provide all ground transportstte 
required o An© following vehicles have been requested? 


Ts# /sXfAtr 

Co^^of/^OopiGs 


Approved For Release 2002/06/25 


3 

eiA-F 


0569R000400090031-8 


Approved For Release 

1 2000 lbs Fork Lift 


CIA-RDP89B00569R000400090031 -8 

^ lu. W *, u 


1 Jeep 


2 Station Wagons 
1 Personal Equipment Vehicle 

6 e SERVICES 

a. Billeting: Quarters will be provided by the Staging Base for the 
duration ©f the mission. 


b. Food service: All personnel may dine in the Officer* Open Moss. 
the^EX cafeteria or in any Field Ration Mess. Hours of operation will 
be determined by the Mobility Officer upon arrival and notice published. 

e. Base Exchanges This service is available to ©11 personnel’. 
d P Medical: 


(1) Medical support will be provided by the base hospital. 

v-) Personal equipment aid prebreathing facilities be 
e@o up in the support aircraft. One fully charged oxygen cylinder %Hn 
be -deployed with the G=*54 to support this requirement. 


e, Mortuary Services: The Staging Base will provide tills service 
ror military personnel. Special arrangements for civilian per® ansi can 
be made locally. 


7 * 


©. Personnel required for deployment are listed in appendix ? 0 

b. Mo mail will be posted to or from the deployment site. No 
personal telephone calls wi.ll be made from the deployment site unless 
cleared by the detachment commander. 

c * 3ft® Weather Officer is designated as the Detachment Mo bili ty 
Officer for this deployment. 

PACKING. CRATING AND MARKING 


a. Packing and Crating: 

(3-) Air ear go will be packed and crated to provide adequate 
protection of materiel in transit while keeping tare to & minimum . 
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Technical Order 00~85“9 and other Technical Orders of th© 00u85 series 

Inflemnab3,es or explosives will not be concealed in bosess or 
equipment. 

(2) Section heads will be responsible for boxing and narking 
of supplies end equipment under their control. Packing lists will, be 
provided in accordance with paragraph 8b(4) below. 

(3) Weiring of boxes will be supervised by the Director of 
Materiel who will prepare the cargo manifests. 

b. Marking; 

(1) The following marking will apply: 


Command Section 

”A n 

Administrative Section 

”Be»l W 

Security 

H B»2 n 

Finance 

«a=3 n 

C<m®ronication3 Section 

"£M” 

Ground Elec 

»C-2« 

Air Elec 

MC-3 H 

Materiel Section 

M D—l n 

Supply 

»D*2« 

Maintenance 

"D»3« 

Special Equipment 


Tracker 

n B=5" 

Operations Section 


Intelligence 

«E»2« 

Weather 

«>E-3« 

Personal Equipment 



(2) Each has ©r unboxed item will be assigned a number within 
each sub-unit of tae section. Box numbers will be in sequence beginning 
with number 1, d.g, box number 1 of Maintenance vdll be D®3»1, Identi- 
fication numbers previously stenciled on unboxed items may be used fop 
this deployment. 

(3$ The following section color ceding will be painted on three 
sides of opposite box corners: 
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Command 

Black 

Administration 

Rad 

Operations 

SLuq 

Materiel 

Green 

Special Equip 

Orange 



n li f ts y 1111 be Prepared in f or copies fee each 

it f aS in the 150X0 0336 co P5 r will go in th© box, oas 

°“ outaide of box * ©»© for the preparing section* 

. ?S f £?’,2 l S B w ect0 f Mafceriel * Packing lists will be prepared 
iF Form 1040 by each section head. ^ 


n _. A Cargo manifests will be prepared in five copies 
Dxrecoor of Materiel. Distribution will be as fo llo ws: 


by the 


Aircraft Commander 
Security Guard 
Mobility Officer 
Director of Materiel 


Co Loading and. off ®loadinp* 

.. J , _ _ •j-vGivuuig. wcv«x«i ii«aaa yojla 09 p&sn 

1 ^ 


2 copies 
1 espy 
1 copy 
1 copy 

Secticn heads will be responsible 
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MINT EM CE SUPPORT T r 

ite m 

12 Qts Engine Oil 
1 Gal Byd. 051 
3. Tiro Ramp 
114-2 

MA.^2 Standby for Take-Off 

Gsygsa Cart 

JPTS Fueling Serrice 

1 Nitrogen Bottle 

2 Sit Foot Ladders 
X J ©sp 

FAX Support 
Maintenanoe Platform 




HOST 

I 

X 

X 

X 

X 

X 

X 


X 


X 


X 


, TEMAM T Wg GUBE_ WW. 
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SPECIAL H3D7IMEKT 
SUPPORT ITEMS 




B Gciiifiguratlon 
Spar® CoBfigur-sdion Carriage 
Pother Cart* & Test Set 
Tool Box 
Hatch Dolly 
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1 Fork Lift (2000 Lb) 


239 I 


Approved For Release 2002/06/25 : CIA-I 


COPT 2. OF /O C0PT33 

f&z&xts: t ceag soft 

OOP SECRET CONTROL If: 


Approved For Release 2002/06/25 : CIA-RDP89B00569R000400090031-8 


it P _ ' ■ 


Appec.<Ubc 3 to Amos B f Opns F3aa 15~40 


.was? 3c 

Sut'Srfds AFB, ; Calif 
17 October I960 


TRACKER SUPPORT ITEMS 


3L Bgsr. 

. E-6«d000 (4 Bach) 

Rubber Hose (50 Ft) 

0-3,00 l’:s Regv£Lat©,rs (2 Each) 


Hat T-l 


Hatch Bubble 
Hatch Bubble G over 
Hose-Puling (6 Ft) (2 Each) 
Black Cloth 
T-l Beach Stand 

Talre Up Spool., P-6=1GCG (2 Each) 
Brapty Can for P-6-1000 
Package Lem Tissue 
Set of Hatch Covers 


host mmT ws cobs-, idmt hc- 


J>s»**w®»oe«>!»8W»s*e» -artatv^ag 


5 I ‘ho 
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Alert Notification 
Intel! Debrief 
Binoculars 
Flash Light 
Batteries 
Euler 
Scissors 
Exacto Knife 
Paper GXu® 

Scotch Tape 
Stamp Pad . 

Pencils #2 
Pencils Red/ Blue 
Ball Pt Pens 
Grease Pencils 
Erasers Gum 
Paper Bags 
Scratch Pads 
Envelopes 
HO 249 Vol 1-2=3 
Air Almanac 
Weems Plotter 
Computer 
Divider's 
Template 
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Rubber Stamps ! 

Fit Plan Doe 0 

Headset interphone & 
Batteries 

Very Pistol 

Flares red and green 

Flip Enroute Low 

Terminal Low 

Terminal High 

Facility Charts 

Maps GEL 

Maps JN 

Tape Recorder and 
2 Spools 

1 Nav Kit (Briefcase) 
Pseudo List 
True List 

Emerg Field Computer 
Aeft Checklist 
Flight Plan SOP 
Acft (U=>2) ToOo 2 Vols 
Reports Control Manual 
Operations SOPs 
Hqs Policy Ltrs ; 
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Sberlnek 
Pilot report 
Checklist 0 pre-flight 


Surgical i:ifee 


Befogging 

Facepiece 0 pre^brea thing 
Box £ 

Kit„ tool 
Box 3 


Shoes 

S 

H 

i 

i 
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pt* 

Underwear 

9 

| 2 

P O' 

Socks 

i 

t 

h 

J 1 

prr 

Gloves 

1 

! 

j 1 

T)X' 

Suit 

! 
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x 

Coveralls c light 

* 

* 

\ j 

i 

i 

Coveralls o heavy 

i i 

i i 

j 

1 

x 

Hard, hat 

■: 1 
i 

1 

J, 

Helmet Assy 

j 


X 

Tie devon cable 

i \ 

; ■* 


X 

.£© preserver .m'A~2 
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X 

Parachute 

i ! 
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HOST 


Seat.pack 0 w/ dinghy and 
survival gear 


?re»brea thing facepiece 
Cushion 
Box 4 


Shoes 


Socks 


TENANT 


iiht m 


E=4o/f 


Underwear 


2 sets 


Gloves 


Coveralls „ light 
Hard hat 
Helmet assy 
Tiedown cable 
Saatpack „ w/dinghy 
Life preserver MA~2 


Parachute 


Faoepisse 
Box 5 

Coffee pot 
Food 0 pilot ground 
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Chair @ folding 
Got 9 canvas 
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Medical Kit 0 Flight 
Surgeon 
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ITEM 




,hk©i 


Sleeping Bag 
Biaoc&l&rs 

Tferp^ yellow. Signs! Panel 
lantern^ v/ESxtra Batteries 
Flashlights (3 Each) 
Flashlight Batteries (1 Dosaa) 
Flashlight Bulb (l Package) 
Map Case 
Adroit* Case 
First Aid Kit 
Polaroid Camera Kit 
Padlocks (3 Each) 

Cemed Heat (3 Each) 

Tape Measure 
Hammer 
Hatchet 
Pliers 
Screwdriver 
Work Gloves 
~§i.gti al Mirror 
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Loekpiek Set 
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PERSONNEL HEQUIRM^TTS 


CCSiW 


■ Commander 
2 0 OPERAT ION S 
Navigator 
Weather Officer 
Hussn Factors Officer 
Drivers 
3 e MITgm 

M&inteaaaee Supervisor 
Crew Chief 
A/g Technician 
ho SPECIAL EQUIFI4ENT 
Supervisor 
Specialist Engineer 
5c TRACKER & SELTAHT 

Tracker Technician 


SECURITY 

uzjrxrznr Tesaersstseu® 


Security Officer 
Security Agent 
?o TOTAL 
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CARGO RECAP 
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WEIGHT 

CUBE 
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Ma&atemaee 

6?7 

22o5 

Sjpeeial Squ3.pnent 

l?2o 

23%0 

Tracker 

302 

15®0 

Personal Equipment 

510 

34o0 

Operations 

100 

6 o 0 

Security 

100 
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Total Cargo 
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Personnel (16) 
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Annex "C" Operations Plan 15--&0 


"SECURITY" 


MISSION. 


(a) To provide physical security for one U—2 aircraft and other task 
force equipment enroute to and at the Staging Base area* Included in 
physical security protection will be the facilities occupied or utilised 
by the Task Force personnel at the Staging Base area* 

(b) To furnish advice and support in all other areas of customary 
concern to security* including operational personnel* and administrative 
security. Cover considerations and documentation are included vrlthia 
the Security responsibility. 

2. ASSUMPTIONS . 

(a) That the Task Force security personnel will have sole respon- 
sibility for perimeter protection of facility used* 

(b) That* if needed due to local conditions and any extension of 
Task Force requirements* Task Force Security Officer will have available 
local Air Police Support to supplement perimeter security* 

(c) That Task Force personnel will have exclusive control of the 
work area, or if necessary to share work space with other than Task 
Force personnel* access to the work area can be rigidly controlled and 
is capable of being properly secured* 

3* (&NBRAL INSTRUCTIONS 

(a) The security component will consist of 2 Security Officers 
who will be responsible for 2k- hour coverage. 

(b) The senior Security Officer will acquaint himself with 
conditions at the Staging Base area which represent security hazards 
and will brief all Task Force personnel accordingly* 

(c) The Security Officer will, if needed, designate couriers 
to accompany "take" to permanent Base for ultimate disposition* 
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(d) The Security Officer will coordinate activities of the 
Security component with appropriate units at the Staging Base area* 

(e) Equipment will be deployed as listed in Appendix 6 S Annex B c 
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